Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Text 

CONFIDENTIAL 

PAGE 01 MOSCOW 14197 281525Z 
ACTION EUR-03 

INFO OCT-01 ISO-OO EURE-00 SSO-OO /004W 

066140 281553Z/46 

O 281515Z SEP 77 

FM AMEMBASSY MOSCOW 

TO SECSTATE WASHDC IMMEDIATE 2712 

CONFIDENTIAL MOSCOW 14197 

NO DISTRIBUTION OUTSIDE EUR/SOV - 3 COPIES 

FOR GARRISON FROM MATLOCK 

EO 11652: GDS 
TAGS: OGEN 

SUBJECT: OFFICIAL-INFORMAL 

FOR THE AMBASSADOR: THERE HAS BEEN LITTLE CHANGE ON THE ROOF 
WORK BEYOND MOSCOW 14001 EXCEPT THAT THE FORMER FRAMING 
IS 100 PERCENT COMPLETE AS IS VENT FRAMES AND OTHER ROOF 
PENETRATIONS. ALL OLD TIN ROOFING, FLASHINGS AND COUNTER- 
FLASHING HAS BEEN REMOVED. ABOUT ONE-HALF THE ROOF HAS 
BEEN COVERED BY TAR PAPER AND THE GERMAN CONTRACTORS HAVE 
BEGUN LAYING THE METAL ROOF. 

MATLOCK 


CONFIDENTIAL 


NNN 
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Current Classification: UNCLASSIFIED 
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Control Number: n/a 

Copy: SINGLE 

Sent Date: 28-Sep-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 22 May 2009 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977MOSCOW14197 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: GS 

Errors: N/A 

Expiration: 

Film Number: D770353-0703 

Format: TEL 
From: MOSCOW 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 977091 3/aaaaaknj. tel 

Line Count: 38 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 0db53b3b-c288-dd11-92da-001cc4696bcc 

Office: ACTION EUR 

Original Classification: CONFIDENTIAL 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: CONFIDENTIAL 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 15-Mar-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1104067 
Secure: OPEN 
Status: NATIVE 
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